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1 ; THE HEAVY SEABEE COMMITMENTS ASSOCIATED WITH THE ANTI- 
TERRORISM PROGRAM AND OTHER HIGHLY SENSITIVE PROJECTS CON- 
CERNING PRESIDENT AND SECRETARY REQUIRE THE STRICT PRIORITY 
FOR ASSIGNMENT OF SEABEES FOR CONSEC PURPOSES AS REQUESTED 
AND DISCUSSED IN PREVIOUS MSG TRAFFIC. 

2. IN ORDER TO EEFECTIVELY PLAN AND SCHEDULE PERSONNEL TO 
ACHIEVE OPTIMUM RESULTS TO THE OVERALL SECURITY PROGRAM, 
INFORMATION IN REFTEL (STATE 119177) WAS REQUESTED. 

3. UP-TO-DATE BLUEPRINTS ARE NOT AVAILABLE; HOWEVER, SOME 
OLDER PRINTS SHOULD GIVE A GOOD IDEA OF THE PROJECT. 

4. REQUEST FOLLOWING ADDITIONAL INFORMATION IN CASE PER- 
SONNEL ARE AVAILABLE AND PRIORITIES JUSTIFY ASSISTANCE. 

A. IS THE CONTRACTOR REPAIRING THE HEATING AND AIR-CONDI- 
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TIONING SYSTEMS SIMULTANIOUSLY, ELOOR BY FLOOR? 
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B. IS THE HEATING SYSTEM BEING PRESSURE TESTED FLOOR BY 
FLOOR? 

C. HOW MANY WORKERS WILL BE WORKING IN THE SECURE SPACES? 

D. WHAT ARE THE WORKING HOURS/DAY, DAYS, WEEK? 

E. IF WORK IS PROPOSED TO BE DONE BY SEABEES IN SENSI- 
TIVE AREAS: 

(1) . DOES CONTRACT PROVIDE FOR THIS? 

(2) . ARE ANY SPECIAL TOOLS REQUIRED? 

F. WOULD SUITABLE QUARTERS AND TRANSPORTATION BE 
AVAILABLE? SISCO 
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